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ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 /019W 

126439 221618Z/53 

R 221400Z DEC 77 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC PRIORITY 5940 

UNCLAS MOSCOW 18423 

FOR A/FBO 

E.O. 11652: N/A 

TAGS: ABLD, AFSP, AFAC, ASEC/NSU, UR 

SUB J : EMBASSY RECONSTRUCTION, PROPERTY NO. L01001, ELECTRICAL 
MATERIALS 

REFS: (A) STATE 302027 (B) MOSCOW 18384 

1 . ELECTRICAL MATERIALS IN INVENTORY PLUS THOSE LISTED REFTEL 
(A) AND REQUESTED REFTEL (B) SHOULD MEET ALL POWER DISTRIBUTION 
AND LIGHTING NEEDS AND ALL BRANCH NEEDS ON 9TH FLOOR. HOWEVER, 

BRANCHES AND RELATED DEVICES FOR NEW SYSTEMS ON 7TH AND 10TH 
FLOORS APPEAR YET TO BE PROCURED AND SHIPPED. 

2. ALSO, THE EARLIER JOINT DECISION TO USE EMT CONDUIT IN LIEU 

OF BX FOR BRANCH CIRCUITS THROUGHOUT LEAVES US FAR SHORT FOR 
8TH FLOOR WORK WHICH IS DUE TO COMMENCE EARLY JANUARY. 

3. IN VIEW ABOVE WE REQUEST AIR SHIPMENT OF SUFFICIENT 1/2 

INCH AND 3/R INCH EMT CONDUIT, COMBINATION 4S BOXES, CONNECTORS, 

COUPLINGS, STRAPS, BENDS AND NR 12 THW RED, BLACK, WHITE, 

BLUE AND GREEN, ORANGE WIRE TO ACCOMPLISH 8TH FLOOR WORK. 

WE PLAN USE BX ON HAND FOR DROPS FROM CEILING BOXES TO LIGHTING 
FIXTURES. PLEASE ADVISE EARLIEST ETD. 

4. AND ADDITIONALLY PLEASE FOLLOW WITH SURFACE SHIPMENT OF TWICE 
UNCLASSIFIED 
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PAGE 02 MOSCOW 18423 221613Z 

THE AMOUNTS IN PARA 3 ABOVE TO PROVIDE FOR 7TH AND 10TH FLOORS 
WHICH ARE SCHEDULED FOR LATER STARTS. 

5. WE WILL HAVE TO SHORTLY REQUEST AIR SHIPMENT OF MATERIALS 
RELATED TO GENERATOR - TRANSFER SWITCH TRAN S OFRMER STATION. 

WILL ADVISE AS SOON AS BILL OF MATERIALS IS FINALIZED. 
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